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CHAPTER  I:    DESCRIPTION  OF  PROJECT 

Section  101:   Project  Boundary  Map 

The  boundaries  of  tlic  Kittredge  Square  Urban  Renev;al  Project  Area 
shall  be  s)iov;n  on  Map  1,  Property  Map,  attaclied  hereto. 

Section  102:   Project. Boundary  Description  ' 

The  Kittredge  Square  Urban  Renev.'al  Project  is  bounded  as  follov;s: 

Beginning  at  the  intersection  of  the  nortlierly  sideline  of  Norfolk 
Street  and  the  easterly  sideline  of  Highland  Street  and  running 
easterly  along  the  northerly  sideline  of  Norfolk  Street  to  the  ex- 
tended easterly  boundary  of  number  11  Norfolk  Street; 

Thence,  turning  and  running  soutlierly  along  the  extended  easterly  ' 
boundary  of  number  11  Norfol):  Street  to  the  northerly  sideline  of 
Millmont  Street; 

Thence,  turning  and  running  easterly  along  tlie  extended  northerly  side- 
line of  Millmont  Street  to  the  easterly  sideline  of  Lari\bert  Zvvenue; 

Thence,  turning  and  running  southerly  along  the  easterly  sideline  of 
Lambert  Avenue  to  the  southerly  sideline  of  Cedar  Street; 

Tlience,  turning  and  running  northv.'esterly  along  the  southerly  side- 
line of  Cedar  Street  to  the  easterly  sideline  of  Highland'  Street; 

Thence,  turning  and  running  southerly  along  the  easterly  sideline  of 
IligJiland  Street  to  the  extended  southerly  boundary  of  number  104 
Cedar  Street; 

Thence,  turning  and  running  v;esterly  along  the  extended  southerly 
boundary  of  number  104  Cedar  Street  to  the  easterly  boundary  of  number 
112  Cedar  Street; 

Thence,  turning  and  running  soutlicrly  along  the  easterly  boundary  of 
number  112  Cedar  Street  to  the  southerly  boundary  of  number  112  Cedar 
Street; 

Thence,  turning  and  running  v;esterly  along  the  extended  soutlicrly 
boundary  of  number  112  Cedar  Street  to  the  easterly  sideline  of  Cedar 
Park ; 

Thence,  turning  and  running  southerly  along  the  easterly  boundary 
of  Cedar  Park  to  the  extended  soutlierly  boundary  of  number  4  0  Cedar 
Park; 
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SectJoii  102:   Project  Boundary  Map  (Continued) 

Thence,  turning  and  running  v;estcrly  along  tlio  southerly  bouiidary  of 
nuinbcr  AO   Cedar  Park  to  tlie  westerly  boundary  of  number  40  Cedar 
Park;        •  ' 

Thence,  turning  and  running  northerly  along  the  westerly  boundary  of 
nximbcr  4  0  Cedar  Park  to  tJie  southerly  boundary  of  number  14  Cedar 
Park ;  i 

Thence,  turning  and  running  v;esterly  along  t}ie  southerly  boundaries 
of  number  14  Cedar  Park,  number  12  Cedar  Park,  number  10  Cedar  Park, 
number  8  Cedar  Park,  number  6  Cedar  Park  to  the  easterly  boundary  of 
number  2  0  Higliland  Park  Avenue; 

■  ■  I     . 

Thence,  turning  and  running  northerly  along  the  easterly  boundary  of 
num.ber  20  Highland  Park  Avenue  to  the  southerly  boundary  of  number 
6  Romar  Terrace;  '  • 

Thence,  turning  and  running  v;esterly  along  the  southerly  boundaries 
of  nu.nber  6  Romar  Terrace,  num.ber  8  Romar  Terrace',  number  144  Cedar  Strc 
number  14  6  Cedar  Street,  the  extended  northerly  boundary  of  number 
93  Fort  Avenue  to  the  westerly  sideline  of  Center  Street; 

Thence,  turning  and  running  northeasterly  along  the  v.'esterly  sideline 
of  Center  Street  to  the  extended   easterly  sideline  of  ]Iighlaj:id 
Street; 

And  thence,  turning  and  running  soutlierly  along  the  easterly  sideline 
of  Mig))land  Street  to  the  point  of  beginning. 
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cj.i;\pj-)j]:  II:       iu:nE\;AL  ov.j]:c'ri\n:r,  hv.D  7>ctio;;s 

ScctioM    201:       Url.^an    nonov.-al   Pl^in   ObjcctivoG 

Tlic   ):)aui.c   ol^jocV.i vos   of   urban    rcncv.'al'action    in   tlie   I'ittrodgo 
Square   Urban    Ronc.v.'al   Zirea    are    to   cl.ii.iinatc   prcseiit   conditiojis   of 
blic])iL,    dctcriox f".Li.on   u)vJ.   obso.lcr.ccnco,    and    to  provide   basic   nciglibor- 
hood    facilities    in   order    to   br.iny   about   orderly   grov.-tli   and    stability 
in    tliis    area.      'Specif ically,    t;)e   objectives   are    to:. 

a)  insure   tlie   pul^lic   health   and    safety;  | 

b)  pro:.iote   ajid   exr-edite   public    and   private   development; 

c)  strcrjcjtlieii    tlio   pJiysical   i^attern   of    local   neighborhood    activities 
including    the   develop.T.ent   of   parks    and   open    space   to   support 
exii;ti)"!g   and   proposed   residential   uses.  ' 

d)  pjroip.ote    staljility   of    tJie   existing   housi}ig    stock   tlirough 
:•.-■  rehabilitation    and    )iev;   construcfioji; 

e)  provide    a    substantial    number   of    lov;   and   moderate   cost   housing 
units    tlirougli   reliabilitation   and   nev;     construction; 

f)  preserve   and    encl:iance    tlie   area's   liistorical   and   arcliitectural 
values.  '       -      • 

.1  .  .  *■ 

Section    202:       Types   of    Rencv.'al   7iCtion 

Proposeu    types   of   reiicwal   action   v/itliin    the   project   area    sliall   con- 
sist  of   rcdeveloprnont   activities,    changes    in    land   use,    provision 
of   public   ir.iproven-.cnts    and    facilities,    rights    of   v;ay   and   utility 
changes    nnd   reliabilitation    activities. 

Redevelopment   activities   v;ill   include: 

a)      acquisition   of   real   property; 

b) .     niana.genie)"it    of    acquix-ed    property;  . 

c)  relocation   of    the   occupar.ts   of   acq\iired   property;. 

d)  ijistallatio;! ,    construction    and    recOi:istruction   of    improvements; 

e)  disposition   of    land   and    other   property    in    accordance  v;ith   the    , 
building   code    requirements,    land   uses   and    other   provisions    of 
tliis    Urban   Renev.'al   Plan 

Kehabilitatio)!   activities    include: 

a)  tlie    systei'^.atic    enforcement   of   rehabilitation    standards 
set    forth      in   Chapter    IV,    Section    -5  03; 

b)  rehcibilitation    technical    assistance   for    residents; 

c)  acquisition    and   disposition    of    real    property   not    in   accordance 
with    the   rehabj.litation    stajidards    set    forth    in    the   Urban    Renewal 
PJan; 

d)  acquisition,    and   dispof.ition   or   clearance   of    real    property   v.'hich 
is   not   made    to   conform   to   rehabilitation    standards    set    forth    in 
t)ie    Urban    Renewal"  Plan. 

e)  operation    of    a    115   -    312    rehabilitation    loan    and   grant   program. 
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/"^  Section  P^02:   Typos  of  Kcnoval  Acl-.ion  (Continued) 

1^  Public    ii.iprovcr.icjits    r.liall    include: 

a}      .   tlic   riddition,    altorrition,    abaiidonrricnt ,    improvorncnt ,    oxtonrjion , 
reconstruction,    conr.tructian ,    and    installat.ion   of   open    space, 
tree   plantxiig    and    land5;caping ,    and    such   utilities   as  water, 
sev.'ers,    traffic    signals,    and    street    lighting    systems.      The    lo- 
cation  of   public   opon    spcice    shall   be    sliov.'n   on  I'lap   2:      Proposed 
Land   Use   Plan.      Public   utility   cJ^angos    sliall   conform      to   tlic 
existijig    street  pattern    sliov.-n   on    tJiis   I-5ap.  ■  i 

I 

'   ■.      1 
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'  .  CHAl-TJ'R  III:    LAKD  VV.]:    VLT^U 

Scc'i'.ion  301:   Proponed  )jiiiKl  Uco  Plan- 

1^   T)io  )5)-opocccl  u.sc  of  land  in    tlio  Project  7\rea  ic  shov/n  on  Map  2: 
Proj>or;od  J. and  Ur;e. 

Sccuion  302:   Land  Use  Provisionc  and  Building  Requirements 

The  use  and  dovelop;-.\ont  of  Disposition  Parcels  sluill  comply  \vitli  the 
provi.f;ioiis  of  Table  A   and.  Section  303  of  tliis  plan. 

1)  Disposition  Parcels  are  listed  in  Table  A  and  are  located  as 
Ghov;n  on  I  jap  3,  "Disposition  Parcels". 

2)  A  permitted  land  use,  specified  in  Table  A,  in  each  case 
includes  all  accessory  and  aiicillary  uses  custor.iarily  or  reasonc'ibly 
incide)it  to  the  use  specif icKl. 

7iny  cliangos  in  permitted  uses  shall  be  reviev;ed  by  the  Authority 
and  Model  Cities  in  tlie  context  of  the  provisions  of  tliis  plan 
and  shall  be  subject  to  approval  by  tlie  authority  and  Model 
Cities.  .  . 

3)  Disposition  Parcels  may  be  subdivided  if  approved  by  the  7iUthority 
and  I'jodel  Cities. 

4)  The  maximum  floor  area  ratio  shall  mean  t]:ie  maxiirium  permissible 
ratio  of  gross  fJ.oor  area  of  a  structure  or  group  of  structures 
to  total  Disposition  Parcel  area.   In  tlie  computation  of  floor 
area  ratio,  "gross  floor  area"  sliall  liave  the  same  meaning  as 
in  the  Boston  Zoning  Code,  as  said  Code  is  amended  from  time  to 
time.  .■     .       ■  • 

5)  Jleight  shall  mean  the  vertical  distance  in  feet  from  the  mean 
grade  of  the  sidewalk  at  the  line  of  the  street  or  streets  on 
v;)iich  the  building  abuts,  or  a  given  grade  elevation  adjoining 
tlie  buildiiig  line,  to  the  liigliest  point  of  the  roof  {excluding 
penthouses  and  roof  structures)  .   lleiglrt  will  also  refer  to  the 
number  of  stories  of  tlie  building  stated  in  the  plan.   The^ 
maximum  liciglit  s)ki11  be  subject  to  Aut}iority  and  Model  Cities 
approval. 

6)  Setbac):  s)iall  mean  the  dist.ance  in  feet  between  the  Disposition 
Parcel  li)-ic  and  the  .closest  facade  of  tlie  building  at  ground 
level.   The  minimum  setbac):  of  buildings  from  streets  and  ways 
and  from  adjacent  properties  shall  be  subject  to  AutJiority  and 
)-5odel  Cities  approval. 

7)  )!et  density  sliall  meantime  num]:ior  of  dwelling  units  per  net 

^    _   acre  inclusive  of  on-site  access  roads,  service  drives,  and  auto- 
mol^ile  pnrl-.ing,  play  and  dwelling  service  area.'-.. 


■■  .    CliA}"n:R    III:         LAI3D    UCJ:    PI.AIJ 

Section    302:      Land    Vr.o   Provisions    and    iJuildiiKj    Rcquircincnts    (Co)itin\icc!) 


0)      P]<'innJntj   dosigji    rcquire:nonts    for   each   Dir.;pp.'3ition   Pc'ircel    are 
"j^  'sot    forth    in    Ta]:>le   h   wliicli    IoIIov/g. 
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Letter;;   lictcd    in   'JVlblc   A   refer    to   t)io   f ol.lov.'iny : 

A  A.         A   hic;h   pcrcentrge   of   new   rlv.'ol.l  ing.. unite   on   each    site    ?lial.l.    be    for 
^  f  ciiniiic';    of  r.iorc!    tl^an   one    iiidividual .      Alco,    private   accer.-.s    and 

outdoor    .space    (gro\i:Kl   or   balcojiicc)    E]iall   bo   provided    for   ao  raany 

units   ixs   possible. 

B.  Developriiei:it    shall   be   consistent   and    co;?.patiblc   '..'itli    surrounding 
existing   and   proposed   deveJ  op.r.ont   respecting  material,    form,    and 
scale,    subject    to  AutJiority   and   Model   Cities   approval.      Specific 
consideration   v.'ill   be   paid    to   tlie   compatibility   of    tlie   new  de- 
veloi:i,nc!it'  vil.th    tlie   rich   historical   and    arcl:!itectural   appearance 
of   tlie   area.  *  1 

C.  Nev;   developraent    shall   not  und\;ly   diniinisli   lig]it   and    air   to 
nearby    structures.  •  \    '  " 

...  ^ 

D.  Tlie  structure  or  structures  shall  be  dcsig)ied  so  as  to  connect 
visually  the  facades  of  abutting  structures. 

E.  Coivenient  vehicular  access  sliall  bo  provided  to  tlie  housing. 

F.  Adequate  recreation  areas  for  small  children  and/or  laiidscaped 
sitting  areas  for  adults  shall  bo  provided  for  use  of  tlie  residents. 

G.  Appropriate  recreation  equipment  s]iall  be  provided  subject  to  7m- 
tliority  and  >:odol  Cities  approval. 

n.    Landscaped  pedestrian  v.'ays  sliall  be  provided  subject'  to  7»utl-;ority 
approval.  .      .    ■   • 

I.    Appropriate  landscaping  a)id/or  paving  shall  be  provided  subject 
to  /mthority  and  Model  Cities  Approval. 

J.'   Design  relationship  of  ground  floor  uses  to  upper  floor  uses, 

including  separation  of  entrances,  shall  be  subject  to  /vuthority 
approval  and  Ijodel  Cities  approval. 

K.    Specific  ccr.raercia],  uses  s}u;ll  bo  subject  to  7-.ut:jority  approval 
and  future  uses  shall  be  regul.itcd  by  disposition  agreements. 

L.    Subject  to  t)ic  reliabilitation  provisions  of  Chapter  IV  of  tliis  Plan. 

M.         Land  will  be  disposed  to  individual  abutters/and  or  to  b].ock- 

)ieig)iljor):iood  residents  as  a  group  for  communal  open  space  or  par):ing 
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Scctj.on    303:      Goiora.i    Ivccjuiy-f.'nciil.ij 

T))o   provicionc;   of    tlii.s   Scct-..ion    t;liall    app]y    to    tlio    entire   Project 
7n:oa   except   us   cxpre.'jr.l)'   otlicjrv.'icc   provided. 

1.  .    luiildincj   Cr;)j.struction 

."•      '  hll   b\ii-ldi;Kjs    r.liaj.l   bo   cojistructcd   in    full   compliance   v;ith    all 
state   and    local    lav.'s,    ordinances,    codes   and   regulations. 

2.  Exterior   Lig)iti)-ig  '•  .      . 

Exterior    ligliti.ng   u-sed    to    light   doorc,    eiitrances,    sliov;  v.'indov.'s , 
\plmix'  s ,    par)cing   areas,    open    spaces   and   v;ater    surfaces    sliall   be 
located    and    s};iielded    so  as    to   prevent  glare   on   adjcicent      pro- 
perties.   Flood    ligliting    of   buildings   or   streets  will   be 
permitted    subject   to   approval   by   the   /mthority.     ' 

3.  Off-Street   Loading 

Developers  and  owners  of  all  buildings  shall  den^.onstrato  to  the 
satisfaction  of  t]ie  Authority  that  tJie  off-street  loading  needs  of 
tlic  property  will  be  mot  adequately,  or  tliat  tlie  lac)c  of  such 
facilities  is  due  to  existing  conditions,  but  v;ill  not  be  de- 
trimental to  areas  adjacent  to  such  property.   Loading  veliicles  to 
load,  and  unload  v;ithout  interf erij'sg  v.'ith  pedestrian  or  vehicular 
traffic  on  riglits-of-v,'ay ;  ])ut   in  no  case  shall  loading  bays  designed 
to  psri'ai  t  veliic.les  to  bac)c  directly  perpendicular  to  .rights-or-v.'ay 
be  perr.'itted.   'Die  follov.'ing  guidelines  to  the  off-street  loading 
bay  requirements  are  applicable  to  the  uses  permitted;   ho\vcver, 
specific    requirements  as  decm^ed  appropriate  for  each  Disposition 
.Parcel  sliall  be  subject  to  /lUtliority  approval: 


Office, 
General 

Commercial    Comr.-.ercial    Institi:tior.al   I'.esidcnti.a: 


Gross  Floor 

7\TOiX 

(in  OOO's 

Keta 

sq.  ft.)   ' 

Commer 

Under  15 

0 

15-SO 

1 

50-100 

2 

100-150 

3 

150-300 

4 

SOO^ovcr 

5* 

0-  •          0  0 

1-  1  0 

1  1  0 

2  •        2  •          0 
■   3             3  0 

4*           .4*  0 

*   plus    1   for    eacli   additional    150,000    square    feet  or  major    fraction 
tliereof. 

Loading  bay  requirements  are  not  applicable  to  par):-garages  or 
public  i:^arl;s. 
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^i)      0)i-53j.tc    l):iprovcr!^c]iLn 

All  bui  1  c1  i )v_j r. ,    open    r.paco    and   other    iiiiprovcnicntr;    shall   bo  laain- 
tairiod    in   cjoorl    repair    and    in    clean,    sanitary    a)id    attractive 
condition.       Sufficient   and    suitable    refnne   and    cjarbagc    storage 
cind   di  .vposal    facilities,    in cl '.-.ding    structural    cr;c]osux-es   v.'iicre 
approjiriate,    shall   be   provided    and   properly  r.uai)")taincd . 

5)  Open   Space 

All  open  areas  shall  be  suitably  landscaped  so  as  to  provide 
a  visually  attractive  environment.   To  the  fullest  extent 
•possible,  subject  to  Authority  approval,  landscaping  and  plantir. 
shall  be  maxiiaized  and  paving  of  open  areas  mini];uzed. 

6)  Parking  hxcas  '  *        "         ' 

Par):ing  areas  include  all  space  allocated  for  veliicular  \7se, 
including  service  drives,  maneuverir.g  space  and  par):ing  splices, 
as  veil  as  space  devoted  to  meeting  landscaping  requireir.ents 
contained  "in  this  sub-section  7.   Three  hundred  square  feet  slial 
be  allocated  per  required  space,-  exclusive  of  space  devoted  to 
niceti)")g  landscape  recuireinents ,  unless  specific  parlcing  plans 
providing  for  less  area  per  space  are  approved  by  the 
Autl")ority.        .  .  •   . 

Unless  otJierv.'ise  permit  ted  by  the  7vutliority,  off-street  parking 
•  .       spaces  shall  be  available  in  a  number  sufficient  to  meet  tlje 

needs  of  persons  onployed  at,  livi.ng  in  or  otherv.'ise  using  the 
facilities  involved,  and  sliall  meet  tlie  follov.'iiig  require- 
mejits  : 

Use 

residential,  family         .7  per  dv;elling  unit 

residential,  elderly        .2  per  dv;clling  unit 

retail  commercial  1.0  per  '500  square  feet  of 

•gross  floor  area 
office  commercial  1.0  per  250  square  feet  of 

gross  f].oor  area 
institutional  1.0  per  1,000  square  feet  of  gross 

floor  area 

In   dcterminiiKj    tl^e   aijpropriateness   of   ))ar):ing   £ireas,    tlie    follov.'ing 
stajidards   v.'ill   be    coiisidered    as   desirable    guidelines: 

(a)      Except   on   major    streets,    single    large   open   parJcing 
areas    are    considered   ujidesirab] e.      Several    smaller 
parking    areas    to  meet    par);ing    rcqui  rc;nents   are   encouraged. 
For   resideiU'-ial    3'arcels    particularly,    v;here   )iumerous    parl:ing 
.oj.iaces    a)-e   rcnjuirod,    no    si)KiU}    jjailcing   area    sliould    e.-rceed    15 
porccM-it   of    tlie    area    of    t)ie    Parcel,    unless   otl-c;rv'ise    appjoved    by 
t)ie  Authority.  ^. 
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(b)  7»11  pc'-r);.!  )ic[  rcquirod  in  co;^3;c;ction  \nA:h   rosidcnl.ia].  dc- 
vC'lop;r,cnt-.  5j1:ou."1(1  )jc  \vit)ii)i  /"iOO  feet  of  such  dcvolopincnl:. 

(c)  7\11  open   par);ij'ig  areas  nhoiild  have  at  leact  one  tree  fo:: 
every  six  parJcing  spaces. 

(d)  An  open  par):ing  area  in  excess  of  10  par];ing  spaces  should 
be  visually  screened  v;it)i  planting  or  appropriate  fencijig 
alo)ig  t)ic  perimeter. 

(e)  /jccoss  drivev.'ays  slia3.1  be  a  minimum  of  20  feet  i)i  v.'idtli  if 
onc-v;ay,  and  a  minimum  of  2  4  feet  if  tv7o-v;ay. 

(f)  Appropriate  night  ligliting  sliould  be  provided. 

In  the  case  of  Disposition  Parcels  for  housing  for  families  of  lov;  or 
moderate-ijicome,  and  subject  to  the  approval  of  tl:e  Authority  and 
tlie  Federal  Housing  Adininistration ,  the  parking  requireinent  may  be 
met  v;holly  or  in  part  by  spaces  provided  on  pubJ.ic  rights-of-v.'ay 
adjacejit  to  suc)i  housing  units,  provided  that  such  parking  Si^a.ces 
are  clearly  intended  by  their  location  and  design  to  be -used  primarily 
by  residents  of  sucli  housi)ig  units  and  tl^eir  visitors  and  further 
provided  that  the  rights-of-v;ay  are  intended  primarily  for  the  move- 
ment of  veliiclcs  JDolongiJKj  to  resideiits  of  sucli  Jiousing  or  tlieir  visitor 

Departures  from  tljose  guidelines  may  be  permitted  upon  a  demcnstral-.ion 
by  the  developer  that  the.    intention  of  this  sub-section  is  otlierv;ise 
substantia3.1y  met.   Par);ing  space  requirements-  can  be  inot  by  either 
open  or  covered  par)cing  spaces  v.'holly  or  partially  v.'itliin  tlie  buildings 
housing  tJie  principal  uses  to  v.'hich  the"  site-  is  devoted. 

7.  Provisions  for  Handicapped  Persons 

7vll  nev.'  buildings  sliall  be  so  designed  that  persons  in  v;heel- 
cliairs  can  enter  c'md  leave  and  travel  about  the  building  in  a 
reasonable  manner  without  uiidue  obstruction. 

8.  "£>ign   Control 

Signs    s]ia.ll   be   restricted    to    the   non-animated    and   noii-f lasliing 
type,    identifying    only    tlie    estal:)lishment   and   nature   of    its 
products.      /ill    signs   must   be    suitably    intcrgrated   v.'itli    tlie 
arcliitectural    desigii    of    the    structure   v;hich    tliey    identify, 
the   lieiglit   of    signs    shall    not    exceed    tv.-enty-f our    {2^,)    incl-ies. 
The    size,    design,    location    and    number   of    signs    sha.ll    be    su'ojec' 
to   the   approval   by    the   Authority.       Ko    sign      shall   project 
above    t}ie   roof    of    tlie    structure   on   wliicli    it    is  mounted. 
Any    cxcej5tions    to    tlie   al.-)Ove    controls,    or    the   placement    or 
replacement   of    any    sign    shall   be    subject    to    approval   by 
the   Authority. 

9.  5;  tor  age. 


9.      St-.orafjc  .  •  •  .   • 

UOic   open   i\iy   .otoracjo   of  jnatoriiils ,    QnuJp;ocnt   or   morcliantli  f.c , 
ol-.licr   tlum   autor.KibiJ  05;,    slia.] J.    not   be   pcri.iitted   v.'i.tliouL   vn.-it'ccn 
ai'>proval   ]jy   the  Autliority . 

10.  UliJ.iticn 

'Die  placo:ncnt   or   replacement   of   all   private   and   public   utiDi- 
tien   sliall    bo   underground.      Utility   eaceinents,    v;hcn   neces.';ary, 
cliall   bo  provided   by   dcvoDopcrs.      Eascr.ionts    shall   bo   cl)ccked 
c\)-)0.   accepted    by    the   City   of   }3bston   Public   VJor3:s   Department . 

11.  Ve))icular  Access 

Vehicular  access  to  Disposition  Parcels  shall  be  determined  at 
t)ie  time  disposition  agreements  are  signed  by  tlio  Authority 
and  the  developer  of  the  Parcel.   It  is  tlie  intent  of  this 
Plan  to  provide  vehicular  access  from  tlie  rear  of  Parcels  or 
from  side  streets,  avoiding,  v;liere  possil:)le,  direct  access 
from  major  arterials  and  cross- tov;j^  streets. 

12.  Controls  0)i  Property  to  be  Conditionally  /acquired 

In  the  event  that  the  Authority  acquires  property  for  failure 
to  comp]y  v;ith  the   Urban  Renev;al  Plan  as  indicated  indicated 
in  Oiaptcr  IV,  Section  -501,  tlie  uses  and  development  of  such 
property  slinll  be  subject  to  the  provisions  of  Sections  302  and 
303  of  tl;!is  Chapter  III;  and  to  the  Rehabilitation  .controls 
set  fort)i  in  Chapter  IV,  Section  403. 

13.  Coitrols  on  Contiguous  Parcels 

In  the  event  that  the  Authority  disposes  of  a " Disposition 
Parcel  on  any  subdivision  of  a  Disposition  Parcel  to  a  developer 
who  ov;ns  a  contiguous  parcel  not  part  of  the  clearance  or  dis- 
position area,  the  Authority  reserves  tl^ie  riglit  to  im.pose  such 
controls  as  are  necessary  to  insure  that  the  use  and  development 
of  botli  parcels  v.'ill  be  in  conformity  v.'ith  the  objectives  of 
this  plan. 

Section  30'1  :    Duratioii  of  Controls 

I 

Tlie  provi5:i 01:1s  and  requirctmenLs  establislied  in  tlie  plan  sliall 
be  mainl.ajncd  and  in  effect  for  a  period  of  forty  (^iO)  years 
from  the  date  of  the  original  approval  of  the  Urban  Rcncv.'al  Plan 
by  the  JJoston  City  Ccnuicil,  except  for  Sections  501  aiid  502, 
v.'hich  shall  remain  in  effect:  for  a  period  of  one  hundred  (100) 
years  fi'om  said  date. 


-1/]- 


Sccl.ion    305:        ;\pp.l  .lcr:}j.i  li  ty   of    Controls    to   Real   Property   not    to   be 
acquired. 

hi}    real    propoi^ty  v.'ithin    tlio   ICittredfjo   Square   Urban    Rcnc!'.;al 
}\\:cui   )K:)t    .';cl'.eclulc.-cl    for   acquiniti.on    and    clearance   and    not    coji- 
lyorrainy   to   the   goals    and    objectives   of    tlie   Urban   Rciiov.'a]    PJ.an 
vn'Jl   be   brought   i)Tto   co:;i):)lianco  v.'it.li    t)"iose   qoals   and   objectives 
if   it   is   detcrTnined   by    t)ie   7\Ut)iority   tliat    the   existing   conditio; 
is  (letriiViOjital   or   potei")t-ial   detri)uent^ll    to   tlie   Project  7\yea. 
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aUiVTI^R   IV:   PROJECT  PROPOSALS 


Section  401:   Land  Acquisition 

The  .Authority  ir.ay  acquire  thorio  properties  designated  for 
acquisition  on  Map  ^i   entitled  "Property  Map." 

Cection  402:   Conditional  Acquisition  of  Properties  for 
•  ■.       Failure  to  Rehabilitate         ■  '  i-  • 

Tho  Authority  may  acqi.iire  those  properties  designated  for 
conditioniil  acquisition  on  Map  ill   and  those  properties  found 
to  be  vacant  .or^ abandoned  pursuant  to  Section  40G  provided: 

l)The  property  does  not  conforra  to  the  rehabilitation 
standards  set  forth  in  Section  40  3. 

2)  Eitlier  the  property  is  (i)  blighted,  decadent  or 
deteriorated  or  (ii)  constitutes  a  non-confonnaing 
incOiT.jjatible  or  detrimental  land  use  according  to 
the  provisions  of  this  plan. 

3)  Either  a  proposal  for  the  correction  of  the  violations 
of  the  rehabilitation  standards  j.s  not  subiuitted  i.n 
accordance  with  the  procedures  set  forth  in  Section 
406  or  rehabilitation  is  not  undertaken  in  accordance 
v;ith-  said  procedures. 

Section  ''i03:    Rehabilitation  Standards 

All  structures  vithin  the  Project  A.rea  which  are  not  designated 
on  l!ap  rl  as  "Property  to  be  Acquired"  shall  be  maintained 
at  or  nace  to  conform  to  the  follo\/ing  lav;s ,  codes  and  ordinances 
"and  any  revisions  and  a.-.-end-T.ehts  'thereto: 

1)  the  "Sanitary  Code  of  the  Com:r.on-';ealth  of  J-lassachusetts" : 

2)  the  "Building  Code  of  the  City  of  Boston" 

3)  the  "Fire  Prevention  Code  of  tho  City  of  Boston",  set 
out  in  Chapter  3  of  the  City  Ordinances  of  1959  and 
ratified  by  Chapter  312,  Massacliusotts  Acts  of  1962; 

-C)   the  ■"Boston  Zoning  Code": 

5)   Chapter  14  3  of  the  Hassacliusfctts  General  Laws,  the 

Coirunonv/caltli  of  Massacliusctts  PuJ^lic  Safety  Regulations; 
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mninocniincc  of  lodQiiuj  liovmei;,  rooiaincj  lioucc)  and  hotcli;; 

(7)   all  other  applic<i})lc  State  and  local  lav.-G,  ordinances, 
..codec  and  rcnulationc;  provided  that  where  t}iis;  Plan 
-imposes  a  greater  ro:;triction  t)ian  io  irnpor.cd  or  required 
by  any  of  the  aforer:aid,  further,  t)iat  deviations  from 
cuch  lav.'.T,  ordinances,  codes  and  regulations  may  be  grant- 
ed and  approved  as  provided  under  Chapter  12LA   and 
Chapter  121B,  Hassachusctts  General  Lav/s  and  as  othcrv/isc 
provided  under  such  lav;s,  ordinances,  codes  and  regula- 
tions w]ierc  applicable.   Failure  to  set  forth  herein  any 
provisions  of  any  such  lav/,  ordinance  code  or  regulations 
shall  not  be  dcQmed  to  make  such  provisions  inapplicable. 


Section  404:   General  Objectives  .      *.  ^'z- :•'  .  .V  ■      '. 

The  basis "objectives  or  rehabilitation  activity  v;ithin  the  Project 
Area  shall  bo  to  secure  and  maintain  all  structures  and  their 
environment  so  as  to:     '■     ■     ••■.'■■•.    •  !-V.  '    ••  '••.  ■■ 

...        ■    ■-'  ••  -.    ■       '  '\  '  .  -     ' : 

'■     . '  (1)   prevent  t)ie  spread  as  well  as  the  recurrence  of  blight 

and  substaijdard  conditions;  ;  .  .  -   ,  '.-■:'. 

■   "■  (2)   restore  deteriorating  areas  and  structures  to  sound 
_.-,  condition;      '       ...    •    .  '  .  ■••'':   .   ;..    ■  •_ 
.  .  .     •  •    I  ...  ■.••..   .   , .  •  - 

••  -.(3)   increase  and  stabilize  the  economic  value  of  individual 
.  .■.'•   '  .  properties;  ■-•"....    .  '  •  .'■   '  :   •..•■•'.: 

(4)  create  decent,  safe  and  sanitary  structures  providing  .the 

■  ■  •  greatest  degree  of  amenity,  convenience,  usefulness, 

.'  .  .•  attractiveness  and  livability  for  the  occupants  and  users 

■  thereof;  .  •  •• 

•  '  ,(5)  ..preserve  significant  structures  of  historic  and  architec  — 
;  • '   •   tural  value  in  the  area.  *   ;■■."; 


Section  405:   Inspection  and  IJotice  '    •.  .•'-\.'.;  ■  ■  .-  • 

/  '  ■      '    '      '        ' 

TJie  Authority  shell  inspect  each  and  every  property  not  designated 

on  Map  irl  as  "Property  to  be  Acquired."  .  _         .   ,  _ 


'.'.fi'    : 
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,  whenever  it  has  been  found  on  inspccciO'i  l.hat  a  residential 
or  non-residential  property  or  structivo  does  not  ireet  the 
objectivv.'s,  standards  ai^.d  rccjulations  of  this  Chapter,  the 
Autliority  shall,  v/ithin  a  reasonable  poricd  of  tir.e  after  the 
sinspection,  give  notice  of  sucli  nor.conf Oi.mancc  to  tlic  ovmcr 
of  said  property  or  structures.   'Sue!!  n'ctice  shall  be  in  v;riting, 

.addressed  to  tlie  owner  and  to  other  persons  required  to  be 
notified,  at  their  last  knov.'n  address,  and  shell  be  sent 
by  certified  or  registered  nail.   Such  notice  shall  state 
why  it  is  being  issued,  shall  specify  the  respects  in  which 
the  property  fails  to  ir.eet  the  objectives,  standards  and 
regulations  of  the  Chapter.   Such  notice  nay  also  set  a  pro- 
posed schedule  for  beginning  and  completing  each  part  of  the 
work  provided  that  a  reasonable  tine  is  allov;ed  for  the 
perfornance  of  any  act  required.  j 

If,  at  the  end  of  such  a  period,  satisfactory  confornance 
to  the  standards  and  objectives  of  tliis  Chapter  have  not  been 
achieved,  the  Authority  nay  acquire  the  property  if  it  is 
designated  for  conditional  acquisition  pursuant  to  Section 
402  or  if  it  is  found  to  be  vacant  or  abandoned  pursuant  to 
Section  406.   If  tJie  property  is  not  acquired  pursuant  to  the 
preceding  sentence  and  owner  compliance  has  not  been  achieved, 
then  appropriate  legal  action  will  be  brought  against  the 
owner  to  enforce  the  rehabilitation  standards  set  forth  in 
Pact.  403. 

Section  406:   Acquisition  of  Buildings  that  are  Vacant  and/or 
Abandoned. 

If  a  building  is  found  to  be  vacant  and/or  abandoned,  it  nay 
be  acquired  on  account  of  the  ov;ners '  failure  to  rehabilitate 
it  provided  conditions  under  Section  402  (a)  and  (b)  are 
met  and  provided  v;ithin  thirty  (30)  days  following  the  sending 
of  written  notice  from  the  Authority,  the  owners  thereof 
fail  to  submit  in  writing  a  statement  indicating  their  intent 
to  rehabilitate  the  property;  or,  v/ithin  sixty  (60)  days 
follov.'ing  sending  such  notice,  the  ov;ner  or  ov;ners  fail  to 
submit  a  rehabilitation  proposal  v/hich  is  consistent  with  the 
controls  and  requirements  of  this  plan;  or  v.'itnin  six  (6) 
months  following  approval  of  such  .proposal  by  the  Authority, 
substantial  work  tcv.'ards  the  conpletion  of  the  rehabilitation 
is  not  clearly  evident. 

A  building  nay  be  found  to  be  vacant  and/or  abandoned  if  the 
owner  or  ov/ners  thereof  have  failed  to  pay  property  taxes 
thereon  by  Deccml^er  31  of  the  year  in  which  such  taxes  are 
assess  and  sucli  buildings  remain  unoccupied  for  fifteen  (15) 
days  . 
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CIIAPTi;;:  IV:   project  PKG?0£ALS  (Continued) 


Section  407:   Tc-chr.ical  /iSsittance        I    • 

technical  r.ssistr.nce  for  rchabilitocion  shall  be  provided  by 
the  7-iutliority  for  the  purpose  of  providing  guidance  in  planning, 
design,  construction,  financing  and  execution  of  individual 
rehabilitation  activities  as  necessary  to  carry  out  the 
provisions  of  this  Plan. 

Section  'ICS:   Property  that  May  be  Acquired  for  Rehabilitation 

! 

Property  acquired  by  the  Authority  r.nd  disposed  of  for 
rehabilitation  shall  be  subject  to  the  requireir.ents  of  this 
Chapter  and  Chapter  III  of  this  Plan. 

Section  ^.09;   Developers'  Obligations  "  ■  . 

The  Provisions  of  this  Section  shall  apply  to  each  Parcel  upon 
its  disposition  by  the  Authority  and  shall  be  im]pleinented  by 
appropriate  covenants  and  provisions  in  disposition  dccunents. 

1,  Compliance  v;ith  the  Plan 

Development  of  the  land  in  the  Project  area  shall  be  made 
subject  to  the  regulations  and  controls  set  forth  in  this  Plan. 
The  purpose  of  such  regulations  and  controls  is  to  assure  that  the' 
renev;al  and  develop;nent  of  such  land  v/ill  conforp  to  the 
planning  and  design  objectives  of  the  Plan.   Ic  is  therefore 
the  obligation  of  all  developers  not  only  to  comply  v;ith  these 
regulations  and  controls  but  also  to  familiarise  themselves 
v;ith  the  overall  Plan  and  to  prepare  develcpmc-nt  proposals 
vhich  conform  therev.-ith. 

2.  Design  Reviev;        .         ;  '  .    ' 

All  development  proposals  v.ill  be  subject  to  design  reviev;, 
coiiiment  and  approval  by  the  Zvuthority  prior  to  land  disposition 
and  prior  to  the  coinmenccment  of  construction. 
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.-' .  ^•F>fc\:xon    '109:       Dc-vclopcrn  '    Ohlx(j:\tiov.v.     (Cont.i  )mccl ) 
3,      Coioral    ObJifjations  ...•     '     . 

^.^  •     T)ic  /uiDiority    rJinll    ol:)l iyatc;   c1o\'o] opcrG    and   ).)urc)ianc;rs    of    land    j.n 

•      tljo    Project:   hrcii,    and    tlicdr    succo.'^;r.ors    and    arjrJgns,    )jy    ccjvonanLfi 
n)Kl    coj;dit Joi^'j    runnjiig    \n.th    tlio    lar.d    or   by   otlior    aj^propr iatc   r:x:i:y,s 
provid.iiKj    for   rcasonaljlc   action    in    the    event   of   default   or   non- 
coniplir'ince   by   sucli   dovelopej-s    and   purchasers: 

I 

(a)  to  devote,    develop   or    otl";erv;iGC   ur,e    such   land   only  •    • 
for   t)ie   purpose    and    in    tl:o  manner    stated   in    tlie   Plan; 

(b)  to   comply   \;ith    sucli    terms   and    conditions   relating    to 
the   use   and   maintenance   of    sucli    laixl    and    improve.'P.oits 
thereon    as    in    tlie    opinion   of    tlie   /^utJiority   are   necessary 
to   carry    out   the  purpose   and   objectives    of    the   Plan 

and   of   tlie   relevaiit  provisions   of    Oiapter    121B,    Massaclvasett: 
Gcnerc'il   Laws; 

(c)  to   coririience,    execute   and   complete   construction   and 
improvcnents    in    accordance   v.'ith   reasonable    tine    schedules 
as  deteri:ii]iod   by   the  7iUthoi-ity   and    agreed   upon   by    the 
devcloi:ier. 

(d)  to   give   preference    in    tine    contracting    of   all   construction 
v;or):    to   contractors    located    in    the  Model   Keig)ibor)iood 
ernployijig   nore    thcin    fifty   percent    (50^i')    of    its   v;or):   force 
from   tlie   .'-Jodol    is^eighborhood    and    to   reyuire   all   contractors 
to   employ   JJodel    IJeigliborhood    residen.ts    for    at    least   fifty 
percent    {'30 -o)    of   eacli    trade   utilized    in    said   con- 

:  struct  ion   \.'or]:. 


(e)  v.'liere  appropriate,  to  give  preference  in  the  selection 
of  tenants  for  duelling  un.its  or  te}iants  for  corLV.ercial 
space  built  in  the  Project  Area  to  persons  displaced 

on  ^iccount  of  action  ta):en  pursuaiit  to  this  Plan  v.'ho 
•  desire  to  rent  sucli  co;r~iercial  space  and  v;)io  v.'ill  be 
able  to  pay  rerjts  or  prices  equal  to  rents  or  prices 
charged  otl^cr  teiiants  for  sinilar  or  comparable  space 
.built  as  part  of  tlie  saiae  devclopr.icnt;         ■      '  - 

(f)  v.'liere  appropriate,  to.  require  that  a  mini^nuv-i  of  fifty 
percent  (50^)  of  all  dv.'elling  units  to  be  built  in  the 
Project  7\rea  be  made  available  at  a  sales  price  or  a 
rental  feasible  for  lo\,'  or  moderate-incorae  families  and 
individuals; 

(g)  to  )iui);e  adequate  provisions  for  v;or);s  of  art  and  otlier 
amenities  in  accordance  v/ith  the  policy  as  establisJicd . 

4.   Disposition  Ijy  Developer 


r 


;*   dcvolojjc.v    .vliall    not   Cli'.;por.c   of    all    or   pi\yt   of   liir.    inliorcit   v;ith- 
j.))   :i   ]'i^rcvl   accjuirc'J    frc^.i   t)ic   AuDior.i  ty   v.-itlioiil:    tlK;   v;ri tV.on   coiu-.cnl; 
of    VJio   ;\iU.l!Ox-.i  ly   luil.il    t)-jc    f  n]  1    co:nplot.i  on   by    tlic   dcvcJ.opor   of    a3.1 
iKii-jrovononLi-.   rccjuirc-J    by   and    in    conforin.l ty  v.-itli    the    tor):!s    and    coii- 
dit.ions   of    t)i.ic;   Plan   c'lnd    tlic   Land    Dicpositioji   Agrco;;,ont   entered   Letv.x-^ 
in    t};o  dovolopor   cind    t)ic   Autliority.      Sucli   coni;cnt.   s)iall    not   be 
granted      c::cc'pt   undor   conditions    that   v;ill   prevent    cpoculatioji ,    pro- 
tect   the    i)itc.rest   of    the   AutJjority    and    tlie   City   of   r.oi;ton,    a]id 
effect   coi.ipli.-.nce   v.'it)i   and   acJiieve    the   objectives   of   Chapter    121D 
and   v.'liere    iipplicable,    Ciiaptcr    1217v,    of    the  Uasnaclmcetts   General 
Lav;s.  _  .  • 

Section  -110:   Underground  Utility  Lines 

TJie  Plan  propo?3es  the  relocation  or  replacerucnt ,  as  necessary, 
of  all  existing  substandard  or  inadequate  public  utilities  v/ith 
nev;  underground  lines  adequate  in  capacity  and  flow  and  confor^Tiance 
v;it)i  local  stiuidards. 


Section  411:   Historical  and  arcliitectural  Facade  Easements 

This  Plan  proposes  tlic  preservation  of  tlie  substantial  historical 
and  arcJiitoctural  values  of  the  ICittredge  Square  area  by  a  healtliv 
mix  of  incci:!tives,  controls^  and  resident  education.  Specifically" 
tliis  plan  provides  for  tlie  purcliase  of  facade  easements  on"  the  pror 
perties  tl^.at  r.ect  the  criteria  stated  in  Sectio}i  R-212c>:  of  the  ICitt- 
redge  Square  Loan  and  Grant  application.  Tliese  eligible  properties 
are  shov.'n  in  rr.ap    H  entitled  "JGxisting  Land  Use". 
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Chapter  V:  Anti-Discrimination  and  Local  Employment  and  Contractor 
Selection  Provisions 


Section  501:    Affirmative  Covenant 

Every  agreement,  lease,  conveyance  or  other  instrument  by  which  land  in 
the  Project  Area  is  disposed  of  by  the  Authority  for  uses  which  may  include 
housing  or  facilities  related  to'  residential  uses  shall  include  an  affirma- 
tive covenant  binding  on  the  contractor,  lessee,  grantee  or  other  party 
to  such  instrument  and  on  the  successors  in  interest  to  such  contractor, 
lessee,  grantee  or  other  party  that  there  shall  be  no  discrimination  upon 
the  basis  of  race,  color,  sex,  religion  or  national  origin  in  the  sale, 
lease  or  rental  or  in  the  use  or  occupancy  of  such  land  or  any  improve- 
ments erected  or  to  be  erected  thereon  and  the  Boston  Redevelopment  Authority 
will  take  all  steps  necessary  to  enforce  such  covenant  and  will  not  itself 
so  discriminate. 

Section  502:    Compliance  with  Anti-Discrimination  Laws 

All  property  and  all  transactions  affecting  or  respecting  the  installation, 
construction,  reconstruction,  maintenance,  rehabilitation  use,  development, 
sale,  conveyance,  leasing,  management  or  occupancy  of  real  property  within 
the  Project  Area  shall  be  subject  to  the  applicable  provisions  of  Chapter  151B 
of  the  Massachusetts  General  Laws  (Ter.  Ed.),  as  amended,  and  to  all  other 
applicable  Federal,  State  and  local  laws  prohibiting  discrimination  or 
segregation  by  reason  of  race,  color,  sex,  religion  or  national  origin. 

Section  503:    Preferential  Employment  of  Model  Neighborhood  Residents 

Contracts  for  all  construction  work  to  be  carried  out  by  the  Authority 
or  any  other  Public  Agency  in  the  Model  Neighborhood  Area  shall  require 
that  the  general  contractor  and  sub-contractor  agree  as  follows: 

1.  At  least  fifty  percent  (50'0  of  workers  for  each  trade  shall  be 
residents  of  the  Model  Neighborhood  Area,  provided  that  a  lower 
percentage  requirement  may  be  set  in  the  event  that  the  Model  City 
Administrator  determines  that  there  are  insufficient  workers  in  the 
trade  for  the  particular  work; 

2.  A  report  shall  be  sent  to  the  Model  City  Administrator  each  month 
regarding  the  composition  of  the  contractor's  work  force; 


.??. 


r 


C))a].U.or   V:         7iiJi-.i--l).i  r.crii::J  na'ui  on   and    )'<oca].   r:..p]  cyjnorit    aiid 
Conlracto:;   Sc.luction   Vrovitiionr,  _       .    . 

Sectio)i    .'303:      Preferential    I>nploy;nont   of   I-5oclel   I'eicjliborliood 
Hcsidojitn       (Continxicd) 

3.         T)ic   contractor   v;ill   give   notice    to   corrj^unity-):)ascd    agr-ncios 
specif icxl    by   t)ie   Jlodel   City   Adniiiir.trctor   of    job   openings, 
and   v.'ill    follov;  certain   otlicr   procedures    to   be    specified 
by   tlie  Jlodel   City   7\dniinistrntor    in   connection   v.'ith   re- 
cruiting,   ]iiri)ig   and    reporting; 

A.         The   contractor  v.'ill   submit   to   the   Model   City  7'.dini)iistrator 
for  apji.roval   a   training   program  v;)iereby  uns):illed   wor];ers 
v;ill   be   evaluated    ar-d   pro:r.oted; 

5.         The   agency   perforiTiing    the   work  may  v;itlihold   payments 

or   cancel    the   contract    in   tlie   event   of    the   contractor's 
failure    to   comply   v.'ith    t)ie   above   provisions. 

Section    50^1 :      Preferential    Selection   of   iModel   Kcighborliood   Contractors 

Contracts    for   all   construction   v.'or);    to  be    carried   out  by   the  /uithority 
or   any   otlicr   IHiblic   7\gency    in    tlie   Model   Keigliborliood    sliall   be   av.-arded 
pursuant    to   competitive   procedures   v-iiicli  maximize   opportunities 
for   qualified  7\rea   Contractors: 

1.  Area   Contractors    are   defined    to   include   any   contractor 
or   nub-contractor  v.'ho  meets    any   one   of   the    follov.-i]ig 
three   requirements:       (1)      more    than   one-half    of   Jiis 
busi)-iess    is   ov.'ned   by   persons   v.'ho   have    lived    in    such   area 
for   at   least   si>:  montlis   at    tlie    time   bids    aire    received,    or 
(2)    more    tlian   one-half    of    tliis   v/or):    force    at   all    sJcill 

levels   has    consisted   of   persons    living    in    sucli   area    for   at 
least   six  moiVchs   measured    from   the    start   of    sucli   em- 
ployment v;ith    the   bidder,    or    (3)    his   princip^^l   place   of 
business   lias   been    in    such   area    for   a   period  bf   not    less 
,  than    six  montlis   )5rior    to    the    time   bids   are   opened. 

2.  7in   Area    Contractor    shall   be   deemed    to   liave    tlic    capacity 
to  pejrform    the  work    in   question    if    in    the   opir.ion   of    t);e 
l-5odel    City   7\genc:y    he    is   a   co.^tractor   or   sub-contractor   v;ho 
is   experienced    in   perf orjning ,    and    has.    satisfactorily   co:r,pletG 
work   of   a    similar    type    and    costing   at    least   one-half    the 
cost   of    the   v.'ork    as    estimated   by    the   av.'arding    authority. 

3.  V?herever    feasible    sub-bids    or    separate   bids    shall   be 
requested    for    the    separate    components    of    a    cojistruction 

job    in    order    to  maximize    the    opj^ortunity    of   7\rea   Contractors 
to  bid   on   v.-orl;   v.'Inch    they   have    the   capacity    to   perform. 
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;Ch:i)''t  or    V:         7uiLi-l^J  .'"cr. ii.ii  ua  Li  o!i    n);cl    I.ocal    )'.!;,ij]  oyi'ioul-.    and 
Contractoi"    .'Jclcc'cic'!)    Pro\'i  :;.ions    (C:oji(:i  iiiicd  ) 

SccL.lon    SO'l  :       )^j'of orci^ti.a.l    Sclcct.ion   of   Jjoc'lel   Koicj))boj;Iioocl    Contrac'cors 
(ConLi)uiocl) 

<i .  Except   v.'hcu   prevented   by    contrary    loyal   rcquironiojitr. 

(e.fj.       c.l'j'J,    r,.^.^J\,    ;j.G.L.)/    t)io   public   afjoj-.cy    sliall 
require   bidd.iny   procedures   v.-hicli   cjive   j^refcrencc    to 
qualified   /irea   Contractors.      Suc)i   procedures    sliall   require 
that  v;]ien   at    least    t\."o   co"iplete   bids   are   received    from 
TUroii   Contractors   havijicj    the.  capac.i  ty    to  perforni   the  v.'ork 
.     in   cjuesticn    than    t)ie   contriict   or    sub-contract    sliall    be 
awarded    to    the   Area   Contractor  \iho   sxibniite    tlie    lowest   re- 
sponsible-bid. *  ••  I 

5.  At   least   tv;o  v.'coks   prior    to   advertising    for   bids   on   a 

coJTstru.ction   job,    tlic   public   agency   responsible    for   av;ardi]:ig 
the   contract    shall    give  written   notification    to   t}iG   ]:odel 
City   /administrator    and    to    tlie   Contractors   Association 
of   )3oston,    Inc.,     (227    Koxbury   Street,    Roxbury,    02119) 
describing    tlie    type   of    job,    the   av.-arding   autliority's 
estimate   of    the   value   of    the    proposed   v;orh ,    and    the    tentative 
date   set    for   requesting   bids. 

G.  Tlie   av;arding   avUl^orit}'    shall    encourage   general   contractors 

to  use   qualified   Area    Sub-contractors    in   preparing    their 
go'jore'.l    bids   and    shall    )-equire   generiil   coj";tractors    to 
sub::1:itute   qunl.ified   7irca    S\:)3-co;"j tractors    for    sub-bidders 
listed    i)i    tlKiir   Genera].    )3ids   v,')icn    the   av.'arding   autliority 
deems    it   to   be    in    t)ic   public    interest    to   so  require. 
Sucli    substitiitd  on    shall   he   required   v;hen   a   reviev;   of    the 
goieral   contractors'    aiKl   of   his    sub-contractors'    past   eir.oloy- 
mo)it   practices   demonstrates    in    tlie   opinion   of    the   av.-arding 
aut):iority    tlie   unlilcelilmod   of    compliance  v/itli   t]ie 
av;arding   autJiority's   equal   employment   requirements   and    the 
unli};elil:;ood    of    substajitial    employmo;;t   of   persons   residijig 
within    the   Model   Keiqliborhood. 
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Chapter  VI:     Modification  and  Termination 

Section  601:     Modification 

This  Plan  may  be  amended  at  any  time  by  the  Authority,  provided,  however, 
that  - 

1.  Any  amendment  which  in  the  reasonable  opinion  of  the  Authority 
substantially  or  materially  alters  or  changes  the  Plan  shall   be 
subject  to  the  Federal,  State  and  local  approvals  then  required 
by  law; 

2.  No  amendment  to  any  provision  of  Chapter  VI  of  the  Plan  shall  be 
effective  with  respect  to  any  land  which  the  Authority  has  then 
disposed  of  or  contracted  to  dispose  or  without  the  consent  of 
the  other  party  to  such  disposition  or  contract,  or  such  other 
party's  successors  or  assigns;  and 

3.  If  this  Plan  is  recorded  with  the  Suffolk  Registry  of  Deeds,  no 
such  amendment  shall  be  effective  until  the  amendment  is  also 
so  recorded. 

Section  602:     Termination 

This  Plan  shall  be  in  full   force  and  effect  for  a  period  of  forty  (40)  years 
from  the  date  of  its  approval   by  the  Division  of  Urban  Renewal   of  the  Massa- 
chusetts  Department  of  Corrmunity  Affairs,   except  for  Sections  501  and  502 
which  shall   remain  in  effect  for  one  hundred  (100)  years  from  said  date. 

Section  603:     Comriencement  of  Construction 

Construction  shall    conmence  within  eight  months  next  following  the  signing 
of  a  loan  and  grant  agreement  by  the  Secretary  of  Housing  and  Urban  Develop- 
ment or  his   designee.      If  the  contractor  should  fail   to  commence  construction 
within  eight  months  next  following  the  signing  of  a  loan  and  grant  agreement 
by  the  Secretary  of  Housing  and  Urban  Development  or  his  designee,  the  contract 
shall   at  the  option  of  the  BRA  or  its  successor  be  null   and  void  and  all 
obligations  one  to  the  other  of  the  parties  to  the  agreement  shall   cease. 
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